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CRITERIA FOR THE SUSHTSSION OF BAS TER (OR DEVELO: nie ) PLA 
pede nae CAPITA RISSTON 


ion Tie RATION TAL CAP TPA | > PLA ue RING CCHAL: IS 


Od 


. Natsonal, Capital Planning Commission 


Pied 


October, 1965 - ° . .< - oe wns 
“AL. INTRODUCTION. | | 
| Section 5(a) of the National capital Pla anning Act of 1952, as” 
= —e amended, provides that “each Federal and District of Columbia a eee 
- prior to the preparation of construction plans éetginated by such 
agency for proposed developrents and projects or to commitments for 
the aequi ion of land, to be paid Gon in whole or in part from 


' Federal or District funds, shall advise and eGaeuie with the Commission 


in toate preparation by the agency of pEENS: and programs in preliminary 


: end: successive stages which affect the plan and the doveloprent of 


the Rersonah Capital.” 


, 


: a . tines ‘eriteria are intended to be vysed in connection wit th both 
( e e e * e . . 

| eivilian and military installations and facilities within the National 
| 

i 


Capital Region = defined by Section 1.b. of the 1952 Act). It is 
‘ia recognized that these criteria and wesngands may not be wholly eppropriate 
ay : | or applicable to’each and every master (or development plan)submitted 


- for the review of the Commission, In such cases, as required, the 


- _ Director of the Comaission's staff may modify or waive portions of these 
: Ho PAE, og eriteria, : 7 te 
io - ge ee : 
, . 
i , 
| . Co ". < 
-* 7 ~ | * ; 
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Proposed Developnaent Cor Master) Pla Submitted by Federal and 
District of Columbia Agencies and Department's dated December, 1964, 
: and approved by the Conumission' § Federal Pistia and preaces® Connittee 


for use by the staff as a guide to the affected Peeeral. agencies within 


© ‘the Rational Capital Region. This statement of eriteria is an 
Boo : expanded and somewhat revised wercien of the December, 1964 document, 


and replaces that document. It was prepared in response to a number ~ 


7 of requests from seve ral Feceral agencies fon further clarification 
eer rae of the Connission's criteria for master plan 
Le nen gig testons. ce ek RE elas EL 7 al en pe 

B. GENERAL CONTENT OF MASTER PLAN, | a. . ae 
7 an The fared plan is intende v1 to be . an fitepne fed captes of eee 
Ls “ e ments which present in graohic, narrative, end tabular form the present — 
‘i : composition of the installation and the plaa for its orderly and a 
comprehensive development over a period of 20 years. ee 
Cs STEPS IN COMMISSION REVIEY OF MASTER PLANS : re oe 
| * The process of Cenmission roview is as follows: ~ a uae 
2 ae eee 
| 1. Infor iél consultaticn and diveueeta 1 of proposed mester 
? . ae 
a Plan with the Ccoamission staff, ‘ a nae ae we 
| 2. ‘Official submittal to the National Capital Planning 

» Commission for its review under the provisions of the Ma ational Ca pital 
Le Plan aning Act of ee as anendec,. oe: 3,28 ~ o  eacias ce ss 
‘ | i. 3. Referral, if necessary, of the master (or developnent) plan 
to the National Carital Resional Se aaa (eR?) by the 
eee of the Connission staff. _ (See epzendix, Section G(d) of the 
‘National Capital Plenning #<t of 1952, as amended.) — 
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. “ 
ee 


we NCRPC referral, where eppropriate, of the master Dien 
caesarean peAe REDS _ SESORNE FORE RERL Sa 


nad 


to. the responsible subregional and local planning agencies in the 
political jurisdiction in which the installation is, located. 
cr 


5, Report and Peccrend erase of the ional Capital 
Regional Planning Council submitted to NCPC. 
6, Review and evaluation by the s aft of the Comission. 


2, Review and approval of (and/or recommendations on) 


the master (or development) plan by the Federal Planning and Projects 


? ey ; 
Committee ‘ ; . oa Lee ee oe Gedoiets tenes ee mes secnen meeeeee ements cman es 
a a. Peconts :tion to Federal, Planaing end Projects 

anes Conittée by agency having Jurisdiction; 


b. staff peconeandst lens to FPS? Cy and 

. & 

c. FP&PC action on proposed master (or development 
pian. 


8. Review and approval OF Land/e er recommendations eayk 


Waste developaent)— plen by HCPC. 
“a. Presentation to.full Commission by egency e 
having jurisdiction; ; 


b. FPEPC 


report and recenmendatioas to full | 
Conniss 


BY 
ien; and 


. - "Ge Commission action on proposed master (or development) 
. plan. is 


9. Official notification of Commission approval of and/or 
Reconnendatece> on ‘the master Cor deveiens nent) plan is transmitted 


to the agency or departnent © afte ctec, and EDS Bureau of the Budg et. 
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is proposed, and (2) or where the 


D, AMENDMENTS OR MODIFICATIONS TO BASTER PLETS 


Approved For Relgasé "2007/08/69 =. CIA-RDP86-00244REQe100190021-3 
‘Ess entially, the sxe process and PROCCIUR EY as outlined under re 


above, is pve ved in the submittal of proposed modifications or re- 


visions to master plans that have been previously approved by the 
7 subsequent 
Conaission. Once approved, regional review of /propos ed modifications 
: Lape tartecntat eS seattle. Eoin iach iat 


AL ARP BETTS SITPRO AREAS OS AN TAL RE 


only: 


or revisions to a master plan will be required/ (1) where "a major 


a eemnneeeed 


change in the character or intensity of an existing use in the environs" 


reser remarry ems nn te eT a aS as 


ronosed modifications or revisions 


& 


would significantly change the off-site impact of the Fedora al_é activities 


ORT reas 


—-and uses carries cut ee the sites aes 


"ED USE OF APPROVED MAST ER (OR DEVEL PHENT) PLat BY THE COMMTSSTON 


. Uns UF tte he ee eS oe mh Ae ee ee Oa me TN = I I ON NA a a 
. 
* 


Once approved by the Commissicn, a master (or development) plan 
will be used by the Commission, in conjunction. with the Bureau of 
the Budget, as follows: ? 

dX, Asa guide to the review of proposed Jand acquisitions 


and/or both preliminary anc final site and building plans for indi- 
( 


vidual construction and davetens rent projects with the National Capital 
e 


Repion under the provisions of Saet Ton 5 of the National Capitel 


Planning Act of 1952, as amended, 


2. As a guide to the review of both peed imencry and Final 


site and building plans for individual buildings and improvement 


_ 


proposals, within the District of Col umbia, under the Commission's 


“in lieu of zoning" powers set out in Section-16 of the Act of June 20, 


1938, ° 
bis enghane ces je Aer ees Nigetce eke ah ne We : 
® Section 5(5) of =n8 National Capital Planning Act 
of 1952, as enended, 
. aa ~ ce 


a 7 GARE SRS RAMEN BEBO CTEM S wn eCre “ANCE With Seericn 7 
“Approved Pe Beip pase SOOTHES : CRSRDPSE!60244Fe00100190021-3 _ 
; "4. As a guide to the review of the agency or department's 
: proposed five-year programs for additions and improvements ie to, 
; a particular facility or installation within the National Capital Region, 
| 7 BASIC CRITERIA TO GUIDE DE_MASTER (OR DEVELOPHENT) PLAN SUBMISSIONS 
: As a guide to the preparation of submissions by the woaerea 
agencies and departments’ af Ffected, the follows ing criteria have been 
established in order for the Cousission, the Federal Planning and 
= Projects Comittee and the Staff to have the necessary data and 
| information for the proper review and evaluation of proposed, master : 
‘ (on, develomient) plans. 7 * + z | 
- a __The following backeround information and exhibits sNouid Be 
| . nett nn OE 


| provided to the Connission: 


Se ETE: INET E ELLIE TT TESTI ETO CD Ase eS aaecareae me 


. 28 


and tabular fora 


the 


= the facility or installation--by acres, 


. 2. Inventory data on wisting char cteristics ang conditions 
: ae Existing ee use map and table - Indicate by appropriate 
res ee, eens ay OO Cre le Pein oe for peated 5 * ‘ 

jes % 3 


e allocation of land within 


b. 


ether things, 


Existing buildines and inorovements - Indicate, among. 
we PEDO VEME NCS 
the followiag: 


. 1)_ Total nunber of buildings and current function or use; 
2) heisht of buildincs and related improvenents: 
a 3) number of scuare fe f loor area: 


“¢) 


. 


4 


ee ee ee eee 


¥ The Cozniss: lon Seat 
. dApproved foer-Release 
Pec 


wae 


i. for a particule 


yeOrDlartea enc mine 


ce Sor 


Ca 
¢ 
=o ora 


5 dildo Oitabpamedatanasotateane1-s 


iptive catez gories 


\ , bg 


4 


5) General description of thn ar haracter 
“Approved For Rejeese.3001198/09;;, .GIArRDPB6- thie esd sh at inited to, 


the architectural Style of the Pasidyaess the bulla ing 
materiels used, etc, 


fQ 6)  Frnolovinent feat waber and types i 
oenpees nathan leneseererserenee of (ea 
ae — “whether they, reside ob or off f the facility, ete, 


~Indicaute, in both mep ‘and ‘tabula 
Term, the type OF available trans; portation service to 
the area (including bus service), the over-all circu- 
Jation system and existing barking facilities in the 
site, enelues recent data on existing traffic volumes, 


8) BKajer uti 


~ Indicate the number and type of both 
public a ut 


CR nee iS 
id i ae ilities serving the site, 


9) Topozraphy - Indicate the general terrain on the Site, 
pend pectin 
existing wooded arees and other significant natural 


that a differen: Conponsat er elenent of tha nm 


2 


fron. the sane 


on eech separate map. e « = : & 


; "features, df any, Topography should be shown at or 
ee “1 ss -10-foot interva Is~-depending on the size of the facility 
and the degree of topographic variation of the site, 


10) Aerial photosrazhs ~ IF available, provide both a dire 


* overhead and oblique aerial photograph of the entire sick 
2. The Master (or Develornent) Plan 
Cee renin teen ee) Plan 
., & Introduction .. 
; The Master (or vere eeeas) Plan is, in graphic fora, 
osed of four follows: _ ny 


, 4) a Landscaze Plan, 
ive--menseeeniencneneinmnemmene ene naes 


oo 


These plans may, when appropria te, a. re 


base ma 


buildings, The only difference is 


. 
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area that is at Jeast 1/4 of a.mile or a distance of one (1) bl: block 
‘froin the boundaric 15 of the installation. 


b. Land Use Pian 


Awan a nee 


Whis plan should ‘Sndicate, by appropriate. | a as Sy 


the proposed allocation or use of all Jand within the dpwtesactedi. 


s innediate yi rons. 


Jo the maxinua extent possible, the nunber ef mejor 


wmmcatesories of land use should be limited to approxinately six or eight. 


4 


Where nore categories are required, some secondary system of sdentifi- 
cation within the six-cis shit major cateso ories. hould be’ @iveicned: 


if at all possible. For encqote: the’ major land use category, ' 
residential," might heave subcategories indicated by number on the 
Jand use plan, as follows: 


1) Low-density housing Cup to units per 


’ ; net acre), 
: 2) moderate- ere housing (fron to 
, . __.... units per net acre), and 
: . : : e 
4% ee 3) high-density housing (from to units 


per net acre). 


An example of another aoe hone reer applicable to 


residential uses on military installations ja the National Capital 


. 


Region might be as folloys: 


a 1) Enlisted men's housing 
‘ , _ 2) Bachelor Officers’ Quarters, 
Pe 3) Officers! Fenily Housing, and 


&u) NCO Feniiy Housing. 


so oy - a: 
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-of the existing and proposed uses end functions in each of the 
dclineeted. .A supporting statement further defining and describing 


the use and functions proposed in each category should also be 


ubnitted, 
ce. Circulation Plan 
ee 


a? 


This plan should indicate the following: 


“et “tee 
es 


)) PAs tane and proposed major access and 


are 


rye 
eo 


egress points serving the insté 2Jlation and their relationship to the 


circulation system in the 2 immediate environs of the installation. 


ry 


Oo 


system serving the installation--by appropriate categories 


cetaes eke ge Me 9) Existing and proposed: igternet circulation 


eating the functicnal classification of the various elements of 


‘the system. A good exemple of an appropriate classification of 


categories is as follows: 


a. Uain or principal roads 
b. Secondary rcads 
c. Local roads 


a. Service roads 


within, end immediately to, the installation. 


te Rn a saat aeeneimaiatienael 


hk) “Existing and 
(ree eR 


tt 


Joading arees (indicating estimated nuaber of parking and/or 


spaces) and ‘the related service roads and drives, 


1 


Lo 


: 
ozdin 


3) Existing and.estimated future tra FFic volunes 


roposed off-street parking anc 


; 5) ‘Existing and propos Gadi’ destpla r circulation 
A 
ap proved Fap Release RAG MPR AB; -RRPRS- QRZ a9s9002t-a. lopment plan 


nap (described below), aad emphasizing thereon the major eioneuts of 


the circulation system des Pere. above. 


LCE AAT 


‘ 6) Existing -end proposed public transportation 


system serving the installation or facility, jndicating major access- 


egress points and the extent of the system within the site. 


a. Site Development Plan 


Shee ee TN RTS OS et eee 


° 


This plan shal). indicate the following: 


~ oo mt " tT ie tsk> 
Sneluding the number of éaploye ees 


5g POA 


‘ 


to-renain om new building. 


2) The status of 


fh 


existing-to-renain as is, exising-to-be removed, and propesed- 
for-future construction. 
3) The genera) outline of all existing-to-remain 
and proposed buildings, indicating the approximate size and scale 
‘ . ss ‘ 
of the projected buildings. (The Comnission recognizes that the 


actual configuration of individual build jings will actually be 


getermined in subse guent preliminary and final site planning and 


’ « 
. 


em 


: 4) The proposed hesents of all buildings and 


structures~-preferedly indicated within the cut! ine of all buildings-- 


a ° . 
in nusber of feat above the ground, If this is not feasible, it shoulé 


5) The internal circulation system serving the 


—_——————— Approved For 


tae, 


: - This plan shall Indicate theypllowiug: 


gee mw gy 


existing trees and planting within une installation. 


Jandscaping within the installetion. 


changes in the natural topography and existing tree cover. 
: Fas 8) The governs) lecation of 


. 


scape elements, ; ie ee 


2) The general ee and extent oF ald popes’ 


retaining walls and any other significant natural features or ] 


nn anes ambien 
f elease 2001/08/09 , CIA-RDP86- 00244R000100190021 -3 


The general jocation end wes sing or all 


* 


3) Existing topography end any proposed — 


existing -and proposed 


and~- 


“e 


a : 4 The Comnissicn recognizes that this aie wild be 
1 


sameeren naam dieeteeeaia nama entlenaatadennenaabereeiatntaiaeainemeeeietienleai ene hina ionainient malate 
| a 


genera ‘Uized and will not indicate the type of trees or plant materials 


pate R act estan 
: involved, the size 


pA 


in height or trunk dian 


detailed information is more appropriately shown on subsequ 


nary end final site and building plans for individual proje 
ar ae 


ag 
Soa 


gE saeter, etc. This more 
5st ce nr escribir Cnn hbciid pvr baited reasons opines easit mcaat oka inmate 


ent prelini- 


ctS. 
: : The lendscape plan may be a separate map using 
the site development plen map as 2 base op ‘it may be incorporated 
a 


a on the site development plan map itself if the 


character of ae i eeaiae jon is such that the 


tuo (2) maps results 


.f. Illustrative ilaster Plan 


nee 


In oxder to illustra ate 


eriterla have-been used, a photographic reduction o 


ave one way in which these 


@ size and general 


combination of these 


in a map that is clear and easily readable. 


e ion of the lend use, 


circulaticn, site develcpmeat, and Jendsce 


ape plens-for the Bollin 


Anacestia Hilitary Cantennent Area is included in Aspeadix 2, 
“, . a 


cent ana cht 
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3. 


ere haatia 


Na Ae Rb el anette Meet ene ce bate ee cae ne 


AppiidvediFot Relpase: 2001/08/09 CH ARZE RA RARER 0400.1 290 2th, tceament Area 
wes approved by the Counission cn September 9, 1965, These Plans 


are iustrative iy In sene cases, the inforaation shown is 
inique , perhaps, to this ROSEY nd not, therefore, appropricte. 
. iS ae 


for the master plans for othep installetions in the Nation 2 Capital 


Region, — . oe $e 


3. Docunents to be submitted in support of the master plan 


ne eet Ane ne eae sniraelesuineesogshatie nse et eh eee ne ee 


re In order for the Gcuinteeton the Federal Planning end 
. . : e) : & 
Projects Coamittee, and the gtaff to properly review and evaluate 


haster plans, it is essen ial that the. following Supporting document 
. be. subnitted to the Gantestes on or Secon the offic jal sutuaittal 


Of the master plan,. 


*. 


a) Site sections 
neibiinberm eae EONS 
: ; A minimus of tvo sections should be cut throug! 
the total site drain approuinately 99° to each ether at the seme 


Scale as the master plan bass op larger, These drawings should 


show topographical and other special site conditions, as well as , 


ae : PY ° y x ° s 
heights of existing and Propesed buildings, ’ a 
b) Develonnent Prozran 
_ RRR eeei-eteneemntemamen terpenes - 
: , A statenent and/or appropriate map or maps 


indicating the Projected tine of coupletion of 21) proposals end the. 


Staging of improvenents should be subnitted, 


“should be subnitted, with the proposed naster (or develosment) olan, 


. 
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c) Tap: act en surrounding aTrewe~ 


te BR Nate me i ee ot RA ie + — 
- A statement to incicate the impact, if any, of 


the proposed plen for the immediate area surrounding the Facility or 


installation, Statement should include, but not be limited to, 
such factors as; 


ae ee 


1) Access and egress facilities; 
2) ccnmunity facilities, such as Seneore: parks , 
a recraation arees, hospitals, Cress 


3) pudlic utilities, such as water, sewer, 
Gas, electric, etec.; and 


status of the agency or department's 


plans end/or discussions with 


« 


(1) the sepevopitare local plannin 


jurisdiction in which the facility Srinetalnaed ea is located; 
°€2) the National Capital Regienal Plenning Council, Include mentica 
OF, and where 


propriate, coples of eny existin 


& agrechents or 

understendings with said agencies, (Under the provisions ef 

of the National Capital Planning Act, the Commission is required to 
¢ ‘ 


advise end consult with the National Czpitel Rez 


Counci). and the appropriate local plenning egency concerning any 
proposed Federal or District develepments end projects involving 


Jand acquisition or whete a major chenge in the character or intensity 
of any existing use is proposed.) 


« 
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TER AA wm in BS ON do et et may Ph ee a een a borer ene wee raw 


a. Nap ate. eps should preferably be at a scale 


Roane ee oh TPE 5 RT pee, 


of either one’ inch equals 1.00 or 200 feet. In the cuse of an 


unusually large Federal facility or installation, séetions fees ed 


. “ef a 
. “as 


haps et cither scale would be preferred plus gn over-all composite 
: yj . map of the entire facility at & scale eppropriate to the size of 


the installetion, 


e . 


b. Sheet sizes, Neps should he at a standardized sheet 
size, whenever possible, Inéividual sheets should be a maxinun of 
hariteattenthmemanemnin iii nanan gees 


| 34 by NW inches, in order to be compatible w ith ‘the Coantes sion's 
| eerie: 4 
: ° S s , . 
° Microfilia prozraa,. : an 


GC. Number of caonias 


i PE Oren we ot Oe ee 


ae yt J) For installations within the 
| District of Colurbia wenn 2 COM plete sets 
| ; 5 of prints 
| ‘ : 
{ : 2) For installations in Maryland : 
i. : requiring regional review ----- 4 complete sets 
ae ; of prints 
| : For installaticns in Virginia 
I, . requiring regicnal review e---- § complete sets 
. . a of prints 
a 4) For installations jn Maryland 
3 or Virginia not requiring 
‘ = . regional review ~--ese- we 2 complete sets 
° ee of prints 
- . ar al 7 
_ ; ad. Official mepS. Meps submitted for the official 
; " . weeords of the Comnissicn shell be submitted in black and white in 


order to be compatible with the nicrofiln systen, 


4 Approved For Release 2001/08/09: “CIM: -DP86- 0244i2000100190021-3 oe ue 


“2 


ee Aga 
. 


‘ Presontat ten maps, Maps us by sponser stg a 


ee ot Ol O'S ma RN ae bn tet 


or departnents in pnocentartun to the Federal Planning and eOseer: 


Connis ssion end the full Coanission should be in color-using Zippatone , 


magic marker, or other suitable materials--for maxinum effectiveness 
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in the Comaission's meeting roon, Presentation maps should be subiaitted 


in a dvance of all Committee or Commit ssicn meetings for exhibit Purposes. 


Special presentation maps will — returned follevwing the meet ing or 
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Land Use Categories for Federal Naster Pilar _ 


Category 4 


Open Space (including scenic 
or design easements) 


_ Buffer 


Pale Olive 


A ~ 606 


Yellow Green 


True Green 


912 
Apple Green 


Magic Marker Prismacolor 
: _Equivatent _ Equivalent 
. Administration A - 801 922 
‘ Vermillion Scarlet Red 
| Research Ao IYO 903 
Light Blue True Blue 
i : fa, 
F Education (training) A - 667 2.-  Oea. © 
! Olive Olive Green 
| 
Health Facilities (medical) A ~ 345 930 
f ‘. Deep Magenta _. Magenta. ; 
i . oi ey Ee ee “. Ce ee oe oo he Seger Peas 
= - -».»-Commercial Facilities A - 803 . 918 
| - : Chrome Orange Orange 
| 
| Residential 
, low density (detached and A - 707 91h 
| . , semi detached) ‘Pale Yellow Cream 
{ “mediun density @ow housing) A-282 Yellow Ochre 840 Sand 
high density (apartments, A -. 237 . O41 
3 j barracks ) Sepia Raw Amber 
| Service and Storage A - 515 932 
Violet Violet 
. , ‘ : a 
| - Recreation A - 617 910 
| 3 
| 


A - 600. 907 
Forest Green Peacock Green 
‘Parking - . 
‘Open lots A-280 Burnt Sienna 944 Terra Cotta 
Multi level structures . A-279 Burnt Amber 937 Tusean Red 
Transportation Terminals #4 Warm Gray 936 — 
Slate Gray 


NCPC staff can assist-agencies in resolving differences from the above listins 
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